Re: "A" Permit A2013-002224 @ 7201 S. Sepulveda 


Subject: Re: "A" Permit A2013-002224 @ 7201 S. Sepulveda 
From: Anthony Munoz <anthony.munoz@lacity.org> 

Date: 02/10/2014 08:07 AM 

To: Donald Duckworth <duckworth.donald@gmail.com> 

The inspector assigned is Andre Lisenko 


Anthony Munoz, P.E. 

West Los Angeles District | Civil Engineer 

Bureau of Engineering | Department of Public Works 

1828 Sawtelle Blvd, 3rd Floor 

Los Angeles, CA 90025 

O: (310) 575-8530 | F: (310) 575-8631 

anthony.munoz@lacitv.org 


On Thu, Feb 6, 2014 at 9:28 AM, Donald Duckworth 

< duckworth. dona ld@q mail .com > wrote: 

Who is the inspector of record? 


On Thu, Feb 6, 2014 at 9:16 AM, Anthony Munoz < anthonv.munoz@lacitv.orc > 
wrote: 

Hello, 

The only information I have is what is recorded on the computer application. 
The permit has not been cleared / signed off by the inspector. 

The last entry on the computer is dated 1/31/2014 and it is a preliminary 
inspection where the forms were not ready and they should reschedule an 
inspection. 

The inspector of record is on vacation till next Monday. 


Anthony Munoz, P.E. 

West Los Angeles District | Civil Engineer 

Bureau of Engineering | Department of Public Works 

1828 Sawtelle Blvd, 3rd Floor 

Los Angeles, CA 90025 

0: (310) 575-8530 | F: (310) 575-8631 

anthonvmunoz@lacitv.org 
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Re: "A" Permit A2013-002224 @ 7201 S. Sepulveda 


On Wed, Feb 5, 2014 at 1:32 PM, Donald Duckworth 

< duckworth.donald@qmail.conn > wrote: 

Good Morning Anthony 

Our concrete contractor for this sidewalk repair project told me that his 
portion of the work is fully signed-off by the inspector. I just wanted to 
verify that your records agree before issuing the final check. 

Trees will be planted with the Urban Forestry Division supervision during 
the first week of March. 
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